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BILL NO. S-88-01 "2 3 [totaa Lode] 
SPECIAL ORDINANCE NO. S- / 7-4: GLY 


AN ORDINANCE approving Change 
Order No. 1 for Res. 6047-86, 
1986 Asphalt Resurfacing 
3rd Package, with Wayne Asphalt 
& Construction Company, Inc. 
in connection with the Board 
of Public Works and Safety 
of the City of Fort Wayne, 
Indiana. 


NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION. 1. That Change Order No. 1 for Res. 
6047-86, 1986 Asphalt Resurfacing 3rd Package, with Wayne 
Asphalt & Construction Company, Inc., in connection with 


the Board of Public Works and Safety, for: 


this Change Order is necessary 


because of the following: 
to show a reflection of 
quantities actually used 
to complete the project. 


Also to add the items of 

Type LIT. Curb, 24”. Mb: Pele, 

12” RCP, “Temporary Striping 

and abandon structures to 

the contract; 
involving a net“ %screase of Fifty-Eight Thousand, Seven 
Hundred Fifty-Four and 84/100 Dollars ($58,754.84), all 
as more particularly set forth in the specifications, and 
which is on file with the Office of the Board of Public 
Works and Safety and is by reference incorporated herein, 
made a part hereof, and is hereby in all things ratified, 
confirmed and approved. 

SECTION 2. That this Ordinance shall be in full 


force and effect from and after its passage and any and 


all necessary approval by the Mayor. 


A 


Councylmember 


APPROVED AS TO FORM 
AND LEGALITY 


Amer N 


Je Timothy aulay, ity Attorney 
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o = CHANGE ORDER = oe 2/7- Be. 
i AT EF MET ge 
Change Order No. ey A Plaats. Sh anemia aan, 2044296 
Project No. i : Board Order No. 157-86 
Name of Project. 1986 Asphalt Resurfacin 3rd Packa UNS _Date Ele E ee 1/5/88 a 5 e 
To: Wayne Asphalt & Construction Ci, tae oe e N | : 2 





(Contractor) ; ro A cota. 


Gentlemen: 


You are hereby requested to comply with the following changes ‘from the contract plans and _ 
A o ee ee 


Change. in Contract Price | | 
Decrease Increase 










Unit Price 


















SHEET 


SEE ATTACHED 








Total Dedos 








OEA Increase 


„Net (Decrease) Ghoeseace) Contract Price. 











The sum of $ 58,754.84 is hereby ea gies thon the total contract 
price, and the final contract price shalt be adjusted-as-follows:- - -- = ne ne 
“Original Contract Price Fg a a AAA 09843, 36: ee Ore en a 
32555 Current Contract Price Adjusted by Previous ENGE A di tae 
New Contract Price Including this Change Order- Ñ A | A 


The time provided for completión in the contract for this project -is {unchanged) {inereased)—- 
(deaneased) by calendar days due to this Change Order. The date for completion 

of all work shall be ~~ + Furthermore, this-document~shatl-become -an—-———- 
amendment to the contract and all provisions of -the contract shall apply. aereto a1 e 








Date AE | 


ho 2 - Ri - 5 


Recommended by: 
Date 
Date Ls GI 


Date /- /3— A E 


Accepted by: 
Approved by: 


Approved by: 


Attested by: 


Date/2/3= EP 


pa 


Change Order No. l 
Resolution No. 6047-86 


Board Order No. 
REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change: To show a reflection of quantities actually used to complete the 
a ee O AA 





= 


project. Also to add the items of Type III Curb, 24" Vit Tile, 12" RCP, Temporary 


Striping and abandon structures to the contract. 


Sse 
——- eK 





Will proposed change alter size of the project? Yes No XX 


If yes, explain: 

















Jeff Grogg, Project Engineer 













` Read the ee time in full and on motion by 

seconded by , and du dythe second time by 
title and referfed to the Committee on ete” ID (and the 
City Plan Commission for recommendation) and Public Hearing to be held after 
due legal notice, at the Council Conferenc ity-County Building, 
Fort Wayne, Indian , day 
of ao pb ose 


ee 
AO OA o, INE epic eo, ie 
SANDRA E. KENNEDY, CITY CLERK 










, it Coe = at 
DATED: fm eb HR 


Read the “yd time in full and on motion by Or tCgteey A 








seconded by LTE , and duly adopted, placed on its 
passage. PASSED EOS by the following vote: i 
AYES NAYS ABSTAINED ABSENT 
DATE She or E NS NG 2 En E eee 

TOTAL VOTES 7? 
BRADBURY we: 
BURNS ee 
GiaQUINTA ee 

a 
HENRY 

ed 
LONG 

pS 
REDD 
SCHMIDT Es” 

E 
STIER 

RA 
TALARICO E 

Ea le 





SANDRA E. KENNEDY, CITY CLE 








Passed and adopted by the Common Council of the City of Fort Wayne, 
Indiana, as (ANNEXATION) {APPROPRIATION) > ~ (GENE pees 
(SPECIAL) (ZONING MAP) JRDINANCE RESOLUTION NO. AP $2 
on the PAG day of ie 


Le Dt et SEAL =—— o 2 A 
SANDRA E. KENNEDY, CITY CLERK 7 PRESIDING OFFICER 


Presented by me to the Mayor of the City of Fort Wayne, Indiana, on 


the / Ó AD day PELI pee Avice e<7 , BA 


k 
at the hour of lO o'clock k IMA SAT. 







p” 






| WA 
pause Bey É pe EA 


SANDRA E. KENNEDY, CITY CLERK 








Approved and signed by me this lo day of 


19 QRS Fat the hour of Ld go o'clock A ME Ol 
Wu 


PAUL HELMKE, MAYOR 


Admn. Anpr. 


TITLE OF ORDINANCE Change Order #l, Res. 6047-86, 1986 Asphalt Resurfacing 
E TAS PRA rd Package 
DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 


SYNOPSIS OF ORDINANCE- Change Order #1, Res. 6047-86, 1986 Asphalt Resur- 
actually used to complete the project. Also to add the items of 
Type ILL Curry; 724" Vit; Tie, 12" Reps Temporary Striping and 


abandon structures to the contract. Wayne Asphalt & Construction 


Company, Inc., is the contractor. 
SE AAA E 
Sheet A O RS E JE E E a] 
A A RO IL aa es a A, DE | 


A A ee E E ee oe 
O RM ee ON 
A A a ee ee 
a i ge IIA Ne ATA ee 
AAA A a A A. ie E 
A E A A A O ee 
EFFECT OF PASSAGE To facilitate completion of project. 
A A A A A ee 
A A A LS A a e eo E A O | 
EFFECT OF NON-PASSAGE 

A A Pe gee 
A AAA A ee 8 ea eg 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Decrease of $58,754.84 
Sig es RS SORRELL E ET ME Re 
ASSIGNED TO COMMITTEE 

A a OE ig oe, ee oe 
| fia (he eee Spgs a a ee ee 


La! awensthT 
BILL NO. S-88-01-23 RENY ia PA 
REPORT OF THE COMMITTEE ON PUBLIC WORKS ANA ALS 


WE, YOUR COMMITTEE ON PUBLIC WORKS TO WHOM was/, IDA 3 7 
REFERRED AN (ORDINANCE) (RESOLUTION) approving Change 


Order No. 1 for Res. 6047-86, 1986 Asphalt Resurfacing 3rd 





Package, with Wayne Asphalt & Construction Company, Inc., in 





connection with the Board of Public Works and Safety of the City 





of Fort Wayne, Indiana 




















HAVE HAD SAID (ORDINANCE) (RESGEHUTTON) UNDER CONSIDERATION 


AND BEG LEAVE TO REPORT BACK TOA THE ye COUNCIL THAT SAID 
(ORDINANCE)  (RESOMORKONK he 


ons Ád) arngndeA 


A 






MARK E. GiaQUINTA 
VICE CHAIRMAN 
DAVID C. LONG 


JAMES S. STIER 


CONCURRED IN__% Sag: 










EAS f (ae? 


S ndra E. Kennedy 
City Clerk 


